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Toplayer Service Delivery Budget Implementation 


IB 

11 * 

HR 


Predetermined Objectives [R] 

-ICMr-u., ; :-n 


Hit 




503 ch&tctirs 



1 Corporate Services 


Finance and Administration [Core function] - Human Resources 

To achieve financial sustalnabdity and 
strengthen municipal transformation 
and development 

Humber of people from employment equity 
target groups employed fn the three highest 
levels of management In compliance with the 
municipality’s approved employment equity plan 
during the 2018/19 financial year 

Humber of people employed In the three highest 
levels of management 


Corporate Services 


Finance and Administration [Core function] - Human Resources 

To achieve financial sustainability and 
strengthen municipal transformation 
and development 

Spend 0.5% of the municipality's personnel 
budget on implementing its workplace sills plan 
by 30 June 2019 [(Actual amount spent on 
Irafnlng/total personnel bodgetJxIOO] 

% of the budget spent 


Municipal Manager 

no 

Finance and Administration [Core function] - Finance 

To achieve financial sustainability and 
strengthen municipal transformation 
and development 

The percentage of the municipal capital budget 
spent on projects as at 30 June 2019 ((Actual 
amount spent on capital projects/Total amount 
budgeted for capital pro]ects)X100] 

% the capital budget spent on capital projects as at 30 
June 2019 


Municipal Manager 

Ho 

Finance and Administration [Core function] - Administratne 
and Corporate Support 

An ethical and transparent local 
government that is responsive to the 
needs of the community and 
encourage public participation 

Submit the Fraud Prevention Plan to Council for 
approval by 30 June 2019 

Fraud Prevention Plan submitted to Council 

1 

Human Settlements 

Ho 

Housing [Core function] - Housing 

To create sustainable integrated 
human settlements and safe 
nelghbourhoodsvihere communities 
can prosper 

Construct 332 top structure In Rosevalley by 30 
June 2019 

Humber of top structure constructed 

1 

Human Settlements 

No 

Housing [Core function] -Housing 

To create sustainable Integrated 
human settlements and safe 
neighbourhoods where communities 
can prosper 

Upgrade 100 sites in Dysselsdorp by 30 June 2019 

Number of sites upgraded 

1 

Human Settlements 

Ho 

Housing ICore function] - Housing 

To create sustainable Integrated 
human settlements and safe 
neighbourhoods where communities 
can prosper . V" 

Build 32 BNG houses In Bongolethu/Bridgton 
(site and top structure) by 30 June 2019 

Number of BUG houses built 

l 

Human Settlements 

Ho 

Housing [Core function] - Housing 

To create sustainable Integrated 
human settlements and safe 
neighbourhoods where communities 
can prosper 

Replace mud houses (3 sites, 6 top structuresjln 
Bongolethu by 30 June 2019 

Number of mud houses replaced 

1 

Human Settlements 

Ho 

Housing [Core function] - Housing 

To create sustainable Integrated 
human settlements and safe 
neighbourhoods where communities 
can prosper 

Upgrade 30 houses in Bongolethu by 30 June 

2019 

Humber of houses upgraded 

10 

inancial Services 

Yes 

Finance and Administration [Core function] -Finance 

To achieve financial sustainability and 
strengthen municipal transformation 
and development 

Provide subsidies for free basic water to indigent 
households as at 30 lure 2019 

Number of Indigent households receiving subsidies 
’or free basic water as per PROMUN financial system 
as at 30 June 

11 

inartcial Services 

Yes 

(nance and Administration [Core function] -Finance 

To achieve financial sustainability and 
strengthen municipal transformation 
and development 

Provide subsidies for free basic electrfcity to 
ndigent households (Including ESKOM supply 
area) as at 30 June 2019 

lumber of Indigent households reserving subsidies 
for free basic electricity as per PROMUN financial 
system as at 30 June 

12 

! 

X 

1 

J 

Yes 

Inance and Administration [Core function] - finance 

Fo achieve finandal sustainability and 
strengthen municipal transformation 
nd development 

Provide subsidies for free basic sanitation to 
ndigent households as at 30 June 2019 

lumber of Indigent households receiving subsidies 
or free bask sanitation as per PROMUN financial 
ystemasat30June 

13 F 

nandal Services 

Yes 

inance and Administration [Core function] - finance 

o achieve financial sustainability and 
Icengthen municipal transformation 
nd development 

Provide subsidies foe free basic refuse removal to 
ndigent households as at 30 June 2019 

lumber of indigent households receiving subsidies 
or free bask refuse removal as pet PROMUN 

Tnancial system as at 30 June 

14 F 

nancial Services 

Yes 

inance and Administration [Core function] - finance 

o achieve financial sustaViabilityand 
trengthen munkipaltransformation 
nd development 

inandal inability measured In terms of the 
■nunkipafity's ability to meet its service debt 
jMigatkmsasat 30 June 2019 ((Short Term 
Borrowing a- BankOverdraft a Short Term lease + 
ongTerm Borrowing a long Term lease) / Total 
Dperatfng Revenue - Operating Conditional 

Irani)) 

of debt coverage 


for 2018/19 


Ward,‘Hi 

KM Owner [H] 

IfISSSPSHJ] BMSfB 

;VSi0yi+W) 


d). 
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m 

ggj|| 
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■35531 

|§ip^S®pPRRI 


33 

5 

Appointment letters 

Accumulative 

Number 

R 


1 

a 

■ 

ah 


0.5% 

VC108 Income expenditure report 
from Hie PROMUN financial 
system 

Carryover 

Percentage 

1 


■ 

0 

a 

All 


85% 


Last Value 

Percentage 

85 

20 

35 

60 

85 

All 

Municipal Manager 

1 

Minutes of meeting 

Carry Over 

Number 

1 

0 

0 

0 

1 

6 

Director Human : 

Settlements 

332 

■' 

Happy letters issued 

last Value 

Number 

332 

55 

no 

220 

332 

9; 10 

Director Human 

Settlements 

100 

Completion certificates 

last Value 

Number 

100 

1 

■ 


100 

4; 8 

Director: Human 

Settlements 

New Kpl for 2018/19 

Happy letters 

Last Value 

Number 

32 

1 

■ 

1 

32 

4; 8 

Director. Human 

Settlements 

Hew Kpi lot 2018/19 

Completion cettificatcs/Happy 
letters 

last Value 

Number 

9 

■ 

■ 

■ 

9 

4; 8 

Director: Human 
Settlements . 

Hew Kpl for 2018/19 

Happy letters 

last Value 


30 


■ 

■ 

30 

All 

Director. Financial Services 

51 SO 

Unit Service Export 
procedure/debtor service master 
lie MUN 837P report from the 
PROMUN financial system for 
a riff codes 5101,5402,5403, 

5404 and 5406 

last Value 

Humber 

5150 

5150 

5150 

5150 

5150 

All 

Director Financial Services 

4800 

Unit Service Export 
procedure/debtor service master 
vie MlIH 837P report from the 
PROMUN financial system for 
ariff codes 1229 and 1339 and 
he Syntel prepaid active data 
base report for consumers on 

last Value 

lumber 

4800 

4800 

4800 

4800 

4800 

All 

Director: Financial Services 

5100 

Unit Service Export 
procedure/debtor service master 
ile MUM 837P report from the 
PROMUN financial system for 
ariff codes 5004, 5006 and 5007 

ast Value 

Humber 

5100 

510p 

S100 

5100 

5100 

All 

Director: Financial Services 

5100 

Unit Service Export 
arocedure/debtor service master 
ile MUH 837P report from the 
’ROMUN financial system for 
ariff codes S001, 5002 and 5003 

ast Value 

lumber 

5100 

5100 

5100 

5100 

5100 

All 

Xrector: Finandal Services 

21% 

Virtual Financial Statements, 
jjpported try figures as per the 

ROM UN financial system 

Reverse Stand- 

Done 

lumber 

21 

0 

0 

0 

21 
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Toplayer Service Delivery Budget Implementation Plan for 2018/19 
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PiecJeterimned Objectives |RJ 
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KPJ Calculation Type 
[R] 

JBHW 

HIP 

IHH 

!«-■ 
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1 

llna xul Service; 

ID 

finance avf Administration (Core function] • Finance 

To achieve financial susta'mabilfty and 
strengthen municipal transformation 
and development 

Financial viability measured In terms of the 
outstanding service debtors as at 30 lune 2019 
([Totaloutstanding service debtors/ revenue 
received for serricesJXlOO) 

% of outstanding service debtors (total outstanding 
debtors refers to total net debtors) 

All 

Duecton Financial Service 

15% 

Annual Financial Statements, 
supported by figures as perthe 
PROMUN financial system 

Reverse Stand- 

Alone 

Percentage 

B 

■ 


0 

15 

1 

Financial Services 

Yes 

Finance and Administration [Core function] - Finance 

To achieve financial sustainability and 
strengthen municipal transformation 
and development 

Financial viability measured In terms of the 
available cash to cover feted operating 
expenditure as at 30 June 2019 ((Cash and Cash 
Equivalents - Unspent Conditional Grants - 
Overdraft] * Short Term Investment) / Monthly 
fited Operational Expenditure excluding 
(Depreciation, Amortisation, and Pro-virion for 

Bad Debts, Impairment and Loss on Disposal of 
Assets}) 

Number of months it takes to cover fk operating 
expenditure with available cash 

Ail 

Director: Financial Services 

0.75 

Annual Financial Statements, 
supported by figures as per the 
PROMUN financial system 

last Value 

Number 

0.75 

1 

1 

0 

0.75 

17 

Financial Services 

No 

Finance and Administration [Core function} - Finance 

To achieve financial sustainability and 
strengthen municipal transformation 
and development 

Achieve a debtor payment percentage of 96% as 
at 30 June 2019 ((Gross Debtors Opening Balance 
^ Billed Revenue -Gross Debtors Closing Balance 
Bad Debts Written Off]/BH!ed Revenue x 100) 

% debtor payment achieved 

All 

Director: Financial Services 

96% 

Debtor age analysis report 

M U N 08 3 M B4 from thePROMUN 
financial system 

last Value 

Percentage 

96 

96 

96 

96 

96 

18 

Community Services 

Yes 

Waste Management [Core function] - Solid Waste Removal 

To provide basic services to all 
residents in an environmentally 
sustainable manner 

Provide refuse services to residential properties 
for which refuse Is removed and billed for the 
service as at 30 June 2019 

Number of residential properties which are billed for 
refuse removal as per the PROMUN financial system 
as at 30 June 

All 

Director: Community 
Services 

13750 

Unit Service Export 
procedure/debtor service master 
fileMUH 837P report for tariff 
codes 1400, 2400,3100,5001, 

last Value 

Number 

13750 


13750 

13750 

13750 

19 

Technical Services 

No 

Electricity [Core function] - Electricity 

To provide b3s!c services to all 
residents In an environmental/ 
sustainable manner 

limit unaccounted for electricity to less than 13% 
by 30 Ju ne 2019 [(Nu mber of Electricity Units 
Purchased a nd/or Generated - Number of 
Electricity Units Sold (Ind Free basic electricity)) / 
Number of Electricity Units Purchased and/or 
Generated) Ii% 100} 

% unaccounted electricity by 30 June 

AJI 

Director: Technical 

Services 

13% 

Financial Statements 

Reverse Last Value 

Percentage 

■ 

1 

1 

1 

13 

20 

technical Services 

No 

Road Transport [Core function) - Roads 

To provide basic services to all 
residents In an environmentally 
sustainable manner 

Construct 0.5 Em of new roads (upgrade surface 
standard) by 30June 2019 

KM's of new roads constructed 

Ail 


0.5 

Completion certificate 

Carry Over 

Number 





0.5 

21 

Technical Services 

No 

Water Management [Cote function) - Water Distribution 

To provide basic services to all 
residents In an environmentally 
sustainable manner 

limit unaccounted for water to less than 25% by 
30 June 2019 ((Humber of Kilolitres Water 
Purchased or Purified - Number of Kilolitres 

Water SoVJ (Ind free basic water)/Number of 
Kilolitres Water Purchased or Purified UK 100} 

% unaccounted water 

All 

Director: Technical 

Services 

25% 

Financial Statements 

•. . 

Reverse Last Value 

9 

25 

■ 


B 

25 

22 

Technical Services 

No 

Water Management [Core function] - Water Treatment 

To provide basic services to all 
residents In an environmentaIFy 
sustainable manner 

95% water quality level obtained In terms of e- 
coll tests conducted 

% water quality level 

All 

Director Technical 

Services 

95% 

lab results 

Stand-Alone 

Percentage 

95 

95 

95 

95 

95 

23 

Technical Services 

Yes 

Plannlngand Development [Cote function] - Economic 
Dayefopment/Planning 

To promote social, ruraland spatial 
economic development 

Create temporary jobs-FTE's In terms of EPWP 
by 30 June 2019(Person days/FT£ (230 days)) 

Number of FTE's created by 30 June 2019 

AJI 

Director: Technical 

Services 

65 

EPWP System report 

last Value 

Number 

65 

0 

0 

0 

65 

24 

: * 

X 

■■■;: 1 

1 

Ho 

FinanceandAdministrationICorefunction] -finance 

To provide base services to all 
residents In an environmentally 
sustainable manner 

Provide piped vrater to residential properties 
which are connected to the municipal water 
nfrastructure network and billed for the service 
as at 30 June 2019 

Number of residential properties that receive piped 
water as per the EMS as at 30 June 

All 

Director: Technical 

Services 

13750 

Unit Service Export 
procedure/debtor service master 
file MUH 837P report from the 
PROMUN financial system for 

a riff codes 1001, 2001,3001, 

5401, S402, 5403,5404 and 5406 

last Value 

Number 

13750 

13750 

13750 

13750 

13750 

25 

echnical Services 

No 

(nance and Administration (Core function] -Finance 

To provide basic services to all 
esidents In an environmentally 
sustainable manner 

Provide electricity to residential properties 
connected to the mu nicipal electrical 
nfrastructure network and billed for the service 
as well as prepaid electrical metering as at 30 
une 2019 

Number of residential properties connected to the 
municipal electrical infrastructure network (credit and 
prepaid electrical metering) as per the FMS asat 30 
ane 

All 

Director: Technical 

Services 

13750 

Unit Service Export 
procedure/debtor service master 
ite MUH 837P report from the 
’ROM UN financial system for 
arrff codes 1200,1229,1339, 

2200 and 3200 and for prepaid 
meters the Syrtel data base r 

lastVakie 

Number 

13750 

13750 

13750 

13750 

13750 

26 

echnical Services 

Ho 

inance and Administration [Core function] -Finance 

o provid e fca sic se rvkes to all 
esidents In an environmentally 
iustalna We manner 

Provide sanitation services to residential 
properties which are connected to the municipal 
waste vrater (sanitation/sewerage) network & are 
Kited for sewerage service, irrespective of the 
nu mber ofwaterdosets(toiiets)3sat30June 

2019 

lumber of residential properties which are billed for 
sewerage in accordance with the financial system as 
at 30 June 

Ail 

Director: Technical 

Services 

13750 

Unit Service Export 
procedure/debtor service master 
file MUM 837P report for tariff 
odes 1402, 2402,3402,5001, 

5006 and 5007 

Last Value 

lumber 

13750 

13750 

137S0 

13750 

13750 

27 

echnical Services 

No 

toad Transport [Cote function] - Roads 

ro provide baric services to all 
esidents In an environmentally 
■ustalrubte manner 

Conduct a study regarding roads that require 
jrgent repair and submit a report to Council by 

31 May 2019 

Study conducted and report submitted to Council 

All 

Director: Technical 

Services 

1 

.1 mutes of Council Meeting 

Carry Orer 

Number 

1 

0 

0 

0 

1 
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1 Property rates __ 

_2 Service charges - electricity revenue 

3 Service charges - water revenue 

4 Service charges - sanitation revenue 
Service charges - refuse revenue 

Service charges - other _ 

Rental of facilities and equipment 


81 Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 


Fines, penalties and forfeits 

Licences and permits _ 

Agency services _ 

14 Transfers and subsidies 

15 Other revenue _ 

16 Gains on disposal of PPE 


TOTAL 


101,562 R 


101,562 | R 


101,562 
















































































Monthly Cashflow for the 2018/19 financial year 


1111 




lam gg;ii 

. mmmmmmam 

Assist 

iHillBisil 

200 characters 

List 


Revenue 

Operational Exp. 

Capital Exp. 

1 

Municipal Manager 

Governance and administration 

Executive and council 


5518 

7439 

226 

11 

Director: Corporate Servi 

Governance and administration 

Finance and Administration 


7573 

5893 

202 

29 

Director: Financial Servic< 

Governance and administration 

Finance and Administration 


0 

222 

0 

16 

Director: Community Ser 

Community and public safety 

Community and social services 


638 

1751 

281 

16 

Director: Community Ser 

Community and public safety 

Sport and recreation 


175 

3260 

600 

16 

Director: Community Ser 

Community and public safety 

Public safety 


0 

0 

96 

35 

Director: Human Settlem 

Community and public safety 

Housing 


2400 

3270 


16 

Director: Community Ser 

Community and public safety 

Health 


0 

0 

0 

23 

Director: Strategic Servic* 

Economic and environmental servi 

Planning and development 


0 

1923 

mm 

5 

Director: Technical Servic 

Economic and environmental servi 

Road transport 


3471 

5929 

207 

16 

Director: Community Ser 

Economic and environmental servi 

Environmental protection 


0 

0 

m 

5 

Director: Technical Servic 

Trading services 

Electricity 

— 

20671 

16557 

628 

5 

Director: Technical Servic 

Trading services 

Water Management 

8914 

3160 

: S'-;M ■ ^^478 

5 

Director: Technical Servic 

Trading services 

Waste water management 


3462 

■- I-/.-'5JQ27. 

109 

5 

Director: Technical Servic 

Trading services 

Waste management 

■ 2159 

2288 


5 

Director: Technical Servic 

Other 

Other 


0 

0 

0 



TOTAL 



54981 

53719 

5136 




Monthly Cashflow for the 2018/19 financial year 


L 

August 






October 


Revenue 

Operational Exp. 

Capital Exp. 

Revenue 

Operational Exp. 

Capital Exp. 

Revenue 

Operational Exp. 

Capital Exp. 

5518 

7439 

226 

5518 

7439 

226 

5518 

7439 

226 

7573 

5893 

202 

7573 

5893 

202 

7573 

5893 

202 

0 

222 

0 

0 

222 

0 

0 

222 

0 

638 

1751 

281 

638 

1751 

281 

638 

1751 

281 

175 

3260 

600 

175 

3260 

600 

175 

3260 

600 

0 

0 

96 

0 

0 

96 

0 

0 

96 

2400 

3270 

0 

2400 

3270 

0 

2400 

3270 

0 

0 

0 

0 

0 

0 

0 

-—iO 

0 

0 

0 

1923 

19 

0 

1923 

19 

0 

1923 

19 

3471 

5929 

207 

3471 

5929 

207 

3471 

5929 

207 

0 

0 

0 

0 

0 

0 

0 

0 

Q 

20671 

16557 

365 

20671 

16557 

365 

20671 

16557 

365 

8914 

3160 

2478 

8914 

3160 

2478 

8914 

3160 

2478 

3462 

2027 

109 

3462 

2027 

109 

3462 

2027 

109 

2159 

2288 

290 

2159 

2288 

290 

2159 

2288 

290 

0 

0 

0 

0 

0 

0 

0 

0 

0 

54981 

53719 

4873 

54981 

53719 

4873 

54981 

53719 

4873 
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Monthly Cashflow for the 2018/19 financial year 



1 



- • r , 1 b _» | § ' r ^ ^ / 

Revenue 

Operational Exp. 

Capital Exp. 

Revenue 

Operational Exp. 

Capital Exp. 

Revenue 

Operational Exp. 

Capital Exp. 

5518 

7439 

226 

5518 

7439 

226 

5518 

7439 

226 

7573 

5893 

202 

7573 

5893 

202 

7573 

5893 

202 

0 

222 

0 

0 

222 

0 

0 

222 

0 

638 

1751 

281 

638 

1751 

281 

638 

1751 

281 

175 

3260 

600 

175 

3260 

600 

175 

3260 

600 

0 

0 

96 

0 

0 

96 

0 

0 

96 

2400 

3270 

0 

2400 

3270 

0 

2400 

3270 

WWW/-r^ : W 

0 

0 

0 

0 

0 

0 

0 

Wo 

0 

0 

1923 

19 

0 

1923 

19 

0 

1923 

19 

3471 

5929 

207 

3471 

5929 

207 

3471 

5929 

207 

1 0 

0 

0 

0 

0 

0 


w 

0 

20671 

16557 

365 

20671 

16557 

365 

20671 

16557 

365 

8914 

3160 

2478 

8914 

3160 

2478 

8914 

3160 

2478 

3462 

2027 

109 

3462 

2027 

109 

/A; 3462 

2027 

109 

2159 

2288 

290 

2159 

2288 

290 

2159 

WWW':W:22SS 

WV:WW-te0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

54981 

53719 

4873 

54981 

53719 

4873 

54981 

53719 

4873 
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Monthly Cashflow for the 2018/19 financial year 


Revenue 

_5518 

7573 ' 

0 

638 

175 

0 

__ 2400 

_0 

_ o_ 

3471 

0 

2067 1 

_ 8914 

_ 3462 

2159 

_0 

54981 


Operational Exp. 

7439 

5893 

222 

1751 

_ 3260 

0 

_ 3270 

_ 1923 

_____ 5929 

0 

16557 

3160 

_ 2027 

_ 2288 

0 

53719 


Capital Exp. 
~~_ 226 

___ 202 

_ 0 

281 

600 

96 

0 

0 

_ 19 

207 

0 

365 

_2478 

_ 109 

_290 

_0 

4873 


Revenue 

Operational Exp. 

Capital Exp. 

Revenue 

5518 

7439 

226 

5518 

7573 

5893 

202 

7573 

0 

222 

0 

0 

638 

1751 

281 

638 

175 

3260 

600 

175 

0 

0 

96 

0 

2400 

3270 

0 

2400 

0 

0 

0 

0 

0 

1923 

19 

0 

3471 

5929 

207 

3471 

0 

0 

0 

0 

20671 

16557 

365 

20671 

8914 

3160 

2478 

8914 

3462 

2027 

109 

3462 

2159 

2288 

290 

2159 

0 

0 

0 

0 

54981 

53719 

4873 

54981 


Operational Exp. 

7439 

5893 

222 

1751 

___ 3260 

____0> 

_ 3270 

1923 

5929 

_ 3160 

2027 

_2288 

.0 

37162 


Capital Exp. 

226 

202 

_ __0 

_ 281 

600 

__ 96 

0 

0 

_ 19 

_ 207 

0 

365 

2478 

_ 109 

_290 

_0 

4873 
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Monthly Cashflow for the 2018/19 financial year 


. . ' . . . .. ; ■ 



TOTAL 

Revenue 

Operational Exp. 

Capital Exp. 

Revenue 

Operational Exp. 

Capital Exp. 


Revenue 

Operational Exp. 

Capital Exp. 

0 

7439 

226 

5518 

7439 

226 


R 

60,698.00 

ES 


□ 


7573 

5893 

202 

7573 

5893 

202 


R 

90,876.00 

m 


□ 


0 

222 

0 

0 

222 

0 


R 

- 

m 


□ 

- 

638 

1751 

281 

638 

1751 

281 


R 

7,656.00 

a 


□ 


175 

3260 

600 

175 

3260 

600 


R 

2,100.00 

m 


□ 


0 

0 

96 

0 

0 

96 


R 

- 

m 


□ 


0 

3270 

0 

2400 

3270 

0 


R 

26,400.00 

m 


R 

- 

0 

0 

0 

0 


0 


R 

- 

m 


R 

- 

0 

1923 

19 

0 

1923 

19 

■ 

R 

- 

m 

BBKSEESEjI 

R 

228.00 

3471 

5929 

207 

3471 

5929 

207 

■ 

R 

41,652.00 

m 


R 

2,484.00 

0 

0 

0 

0 

0 

0 


R 

- 

m 


R 

- 

20671 

16557 

365 

20671 

16557 

365 


R 

248,052.00 

R 

198,684.00 
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8914 

3160 

2478 

8914 

3160 

2478 


R 

106,968.00 

R 

n 

R 


3462 

2027 

109 

3462 

2027 

109 


R 

41,544.00 

R 

24,324.00 

R 


2159 

2288 

290 

2159 

2288 

290 


R 

25,908.00 

R 

27,456.00 

R 

3,480.00 

0 

0 

0 

0 

0 

0 


R 

- 

0 

R 

- 

47063 

53719 

4873 

54981 

53719 

4873 

_ 

R 

651,854.00 

R 

644,628.00 

R 

58,739.00 
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Capital projects for the 2018/19 financial year 
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1 Kreetor. fiflai-.c.alServkes 

finance and Adm'nlstratio.n (fore function) - 

I 1311)2 

9/101-1S6S989 

UPGRADING OF INCOME OFFICES 




ZjTwimmmmm 

- 


2 Diiecloi: Fmanri-d Services 

Finance and Administration {Core functionl - 

Fi 1311IZ 

9/101-8-5990 

OFFICE FURNITURE EQUIPMEffT 






3 Director: financial Services 

Finance and Administration {Core function] - 

Fi 131114 

9/102-8-103 

OFFICE FURNITURE EQUIPMENT 






4 Director: Financial Services 

Finance and Administration [Core function] - 

si 131120 

9/107-156-5000 

SECURITY FENCING -STORES 






5 Director. Financial Services 

Ffnance and Administration (Core functionl - 

i 131120 

9/107-156-5001 

UPGRADING OF BUILDING - CHURCH STR 





— 


6 Director: Technical Services 

Road Transport {Core functionl -Roads 

139223 

9/142-3-5399 







7 Director: Financial Services 

Finance and Administration [Core functionl - 

n 131117 

9/104-8-300 

OFFICE FURNITURE EQUIPMENT 






8 Director: Financial Services 

Finance and Administration [Core function} - 

i 130113 

imzzzzmsi 

OFFICE FURNITURE EQUIPMENT 






Director: Corporate Services 

Finance and Administration {Core function] - 

t 131116 

ira i 1 ■ 1 h a> 

OFFICE FURNITURE EQUIPMEffT 






Director Corporate Services 

Finance and Administration [Core function] - 

T 131116 


AIRCONDmoNERS 






Director: Corporate Services 

finance and Administration [Core function] - 

i 131116 

9/106-8-S002 







Director: Technical Services 

Road Transport [Core function] - Roads 

139223 

9/142-8-5600 







Director: Financial Services 

Finance and Administration iCore function] - 

131117 

9/104-10-S979 


/CS 





Director: Financial Services 

Finance and Administration [Core function) - 

131117 

9/104-10-5980 

Fortlgate Firewall 






Director: Financial Services 

Finance and Administration [Core function] -1 

131117 

9/104-10-5979 

Wireless Upgrade 

cs 



mS— 


1L^TTsP73inTTT;^..J., J.H.& 

Finance and Administration [Core function] -1 

131117 

9/104-10-5979 





77 T—r 


Director; financial Services 

Finance and Administration [Core functionl -1 

131117 

9/104-10-S980 





11B - 


Director: Financial Services 

Finance and Administration [Core functionl -1 

131117 

9/104-10-5980 

Exchange 2016 tCals 




II 1 


Director: Technical Services 

Road Transport [Core functionl -Roads 

139223 

9/142-2S-S601 

CAMERAS 




nB 


Director: Community Services 

Community and Social Services [Core functionl 

10S167 

9/135-8-6202 

FURNITURE AND SMALL EQUIPMEffT 




•• ~ • 



Communityand Social Services ICore functionl 

105167 

II 'i 1 ' "I" 1 w 

REPLACEMENT OF AIR CONDITIONERS 






Director: Community Services 

Community and Social Services [Core function] 

105167 

1 mmuuum* 

NEW U8RARY (ROSE VALLEY) 






Director: Community Services 

Sport and Recreation [Non-core Function) - Syr 

136193 

9/105-110-5983 


7WBB 
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Sport and Recreation [Non-core Function] - Svv 

136198 

NEW 







Director: Community Services 

Sport and Recreation [fion-core functionl-Svr 

136198 

9/10S-122-59S6 

UPGRADING 8HONGOLETHU SWIMMING 
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|136198 

9/105-192-5988 










9/105-193-5989 

UPGRADING BRIDGTON SWIMMING POO 

cs 


II | | 1 M — 



Director: Community Services 



9/105-194-5990 

UPGRADING DYSSELSDORP SWIMMING P 






Director: Community Services 

Sport and Recreation [Non-core Functionl - Sw 


9/105-8-5991 

SOUND SYSTEMS SWIMMING POOLS 

cs 


I. — 



Director: Community Services 

Sport and Recreation [Non-core Function] - Svr 

136193 

9/129-158-5982 J? 

WATER PUMP 

cs 





Director: Community Services 

Community and Social Services [fore function) 

135173 
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Director: Community Services 

Community and Social Services (Core function] 

135173 

i-miA-y.Mg 

JACKHAMMER 
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Director: Community Services 

Community and Social Services [Core functionl 

135173 

9/119-196-5003 
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Director: Community Services 

Community and Social Services [Core functionl 

135173 

9/119-197-5001 

FENCING OF CEMETERIES 

cs 
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Director: Strategic Services 


132131 

9/110-8-607 

OFFICE FURNITURE EQUIPMEffT 






Director: Strategic Services 

Planning and Development [Core functionl -Cc 

132131 

9/110-8-603 

SOUND STSTEMS 

cs 

r i i 
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Director: Strategic Services 

Planning and Development [Coro function] -Co 

132131 


AIRCOfl DfTIONERS 






Director: Strategic Services 

Planning and Development [Core function] - Co 

132131 

9/110-198-609 

UPGRADING OF AIRPORT 

cs 
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132131 

''Jih.su-i.ti.— 

MULTI PURPOSE COURTS BONGOLETHU S 






Director: Strategic Services 

Planning and Development [Core functionl -Co 

132131 

9/110-33-611 

UPGRADING 5PORT FAOUTTTY-BOffGOLET 






Director: Strategic: Services 


132131 

9/110-24-612 

BMX TRACK 
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Director: Strategic Services 

Planning and Development [Core functionl - Co 

132131 

9/110-35-613 

DYSSE1SDORP CLUBHOUSE 





44 

Oirector: Strategic Services 

Planning and Development [Core functionl - Co 

132131 

9/110-37-614 

DERUST SPORTGROUND 

cs 





Director: Strategic Services 

Planning and Development [Core function] - Cc 

132131 

9/110-39-615 

BUILDING OF ECO CENTRE: DE RUST 






Director: Strategic Services 


132131 

9/110-41-616 

OLD AGED HOME DE RUST 

cs 
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Director: Strategic Services 

Planning and Development [Core function] -Cc 

132131 

9/110-43-617 

UPGRADING OF INFORMAL TRADING ARE7 







Director: Strategic Services 

Planning and Development [Core functionl - Co 

152131 

9/110-45-618 

UPGRADING P!G FARM 

cs 
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Director: Strategic Services 

WfiililTiT-FTiT~» 1 i'll fill tT‘TT-1 l'liHl'iTil Ell*. 

132131 

9/110-47-619 

ARGI PARK INFRASTRUCTURE 






51 

Director: Strategic Services 

Planning and Development (Core function) -Co 

132131 

9/110-25-620 

CAMERAS 

cs 
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2019/06/30 

AH 


52 

Director: Community Services 

Community and Social Services [Core function] 

135163 

9/115-8-5992 

EQUIPMENT 

cs 


2019/06/30 


— 


Director Community Services 

Community and Social Services [Core function] 

135163 

9/115-8-5993 

OFFICE FURNITURE 

cs 



rrB 

— 


Director: Community Services 

Communityand Social Services [Core functionl 

135163 

9/115-156-5994 

UPGRADING OF MUNICIPAL OFFICES DE Rl 

cs 

. i . 1.1 , i f . jji rW'i'-Ej 
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Director: Community Services 

Community and Social Sendees [Core functionl 

135163 

9/115-138-5995 





fi 

— 


Director: Community Services 

Communityand Social Services [Core functionl 

135163 

9/115-156-S996 

LEMON AND UME UPGRADING/f XTEHSIO 




tB ~ ! 

— 


Director: Community Services 

Communityand Social Services [Core function) 

135163 

9/115-156-5997 

UPGRADING Of TRAFFIC DEPT BUILDING 

cs 



n~B T 

— 


Director: Community Services 

Community and Social Services [Core functionl 

135163 

9/115-1S6-5998 
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— 


Director: Community Services 

Public Safety (Core function] - Fire Fighting a no 

133143 

9/118-7-5001 


SHI 

BiTTSKigM.^ 



— 


Director: Community Services 

Public Safety [Core function] - Fire Fighting and 

133143 

9/118-7-S002 

BUNKER GEAR 




iB - 

— 

61 

Director: Community Services 

Public Safety [Core function] - Fire Fighting and 

133143 

9/118-7-5003 

.1AIOR PUMPER 




" T' 
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Director: Community Services 

Public Safety [Core function] - Fire fighting and 

133143 

9/118-7-5004 

FIREHOSES 




rB 

— 


Director Community Services 

Public Safety (Core function] - fire Fighting and 

133143 

9/118-53-5005 

UPGRADING OF RADIO SYSTEM 




tB~ ^ 

— 


Director: Community Services 

Public Safety [Core function] - fire Fighting and 

133143 

9/118-S5-5006 

SECURITY FENCING 





— 


Director: Community Services 

Public Safety (Core functionl - Fire Fighting and 

133143 

9/118-57-5007 

PORTABLE DENNIS PUMP - CG 23726 
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Director: Community Services 

’ublic Safety [Core function] - Police Forces, Tr 

133142 

9/117-118-5987 

UPGRADING TESTING CENTRE 





— 


Director: Community Services 

’ublic Safety [Core function] - Police Forces, Tr 

133142 

9/117-59-5988 

VEHICLE POUNDING AND IMPOUND VEHIC 
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Director: Community Services 

’ublic Safety [Core function) - Police Forces. Tr 

133142 

9/117-65-5939 

VEHICLES FOR LAW- ENFORCEMENTSECTI 
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Director: Community Services 

’ublic Safety [Core function] - Police Forces, Tr 

133142 

/117-9-5990 

0 PARABELLUM FIRE ARMS: LAW-ENfORI 




»--- 
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Director: Community Services 

’ublic Safety [Core function] - Police forces, Tr 

133142 

/117-9-5991 

0 BULLET PROOF VESTS 
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irector: Community Services 

ublic Safety [Core function] - Police Forces, Tr 

33142 

/117-67-5992 

1EPIACEMENTOF BREAK TESTING MACH! 
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Director: Community Services 

ublic Safety [Core function] - Police Forces, Tr 

33142 

/117-156-5993 

UPGRADING OF DLTC EASQimES 
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Director: Community Services 

ublic Safety (Core function] - Police Forces, Tr 

33142 

/117-69-5994 

ECURfTY FENCING AND FLOOD LIGHTS 




s- 

— 

74 

Director: Community Services 

ubRe Safety (Core function] - Police Forces, Tr 

33142 

/l 17-25-5995 

ECURITY CAM ERAS(CASHIER AREA, BUILt 





— 


Director: Community Services 

ublic Safety [Core function] - Police forces, Tr 

33142 

/l 17-73-5996 

9VERNH3HT PARKING FOR TRAFFIC VEHIO 





— 


Director: Community Services 

ublic Safety [Core function) - Police Forces, Tr 

33142 

/117-36-5997 

X AIRCONDmONERS 


V.H/.VMfMIF 



— 


irecton Community Services 

ublic Safety (Core function] - Police Forces, Tr 

33142 

/117-75-5993 

UILDING ALTERATIONS 





— 


(rector: Community Services 1 

ublic Safety [Core function] - Police Forces, Tr. 

33142 

/117-8-5399 

9FFICE FURNITURE EQUIPMENT 





— 


tVector: Community Services 1 

ublic Safety [Core function] - Police Forces, Tr, 

33142 

/l 17-156 6000 

9FFICE SPACE IN C8D FOR LAW-ENFORCEf 





— 


irector: Community Services 

ublic Safety [Core function) - Police Forces. Tr 

33142 

/117-8 6001 

ACUUM CLEANER 
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irector: Community Services 

ublk Safety [Core function] - Police Forces, Tr 

33142 

/117-73-6002 

EW/UPGRADING TAXI RANK 





— 


‘rector: Community Services 

ublic Safety [Core function] -Police forces, Tr, 

33142 

/117-75-6003 

CTV COMMUNITY SAFETY 
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'rector Community Services 

ublic Safety [Core function) - Police Forces, Tr, 

33142 

/l 17-77-6005 

LCOHOL BREATHALYSERS X S 
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rector: Community Services 

ubiic Safety [Core function] - Police Forces, Tr 

33142 

/117-79-6005 

AKKIES - DOUBLE CASES X 3 

3 

018/07/01 

019/06/30 

111 

— 
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Capital projects for the 2018/19 financial year 


Comm unity Se rvices 
Community Services 
Community Services 
Community Services 



Director: Community Services 
Director: Community Services 


Director Community Services 
Director Community Services 
Direct or: Community Services 

_98 oirec' 

Pireci 
Direct 
Direct 

Director Community Services 
Director: Technical Services 
Director Technical Services 
Director Technical Services 
Director: Tech nical Services 
Director: Teci 
Director Technka 
Director Technical Services 
Oirector Technical Services 
Director Technical Services 
Oirector: Technical Services 
Director Technical Services 
Director; Technical Services 
Director: Technical Services 
Director, Technical Services 
Director Technical Services 
Oirector Technical Services 
Director: Technical Services 
Oirector: Technical Services 
Director Technical Services 
Oirector: Technical Services 
Director: Technical Services 
Director: Technical Services 
Director: Technical Services 
Oirector. Technical Services 
Oirector: Technical Services 
Director: Technical Services 


Director: Technical Services 


Oirector Technical Services 


Director: Technical Services 


Director: Technical Services 


Director Technical Services 


Director Technical Services 


Director Technical Services 
Director; Technical Services 
Director Technical Services 
Director Technical Services 
1411Director: Technical Services 
Director Technical Services 
fca 
ica 


Director: Technical Services 
Director Technical Services 
1471 Oirector; Strategic Services 
Director: Strategic Services 
Oirector: Strategic Services 
Director: Strategic Services 


Pubic Sa‘e ty [Core func tion] - Po’ce forces. Ir. 
Public Safety [Core function] - Police Forces, Tr 
Public Safety [Core function) -Police Forces, Tr, 
Sport and Recreation ICore function] - Recreati 
Sport and Recreation [Core function] - Recreati 
tio 

Sport and Recreation (Core function] - Recreat 
Community and Social Services [Core function 
Sport and Recreation [Core function) - Sports 
Sport and Recreation [Core function] - Sports 
Sport and Recreation [Core function] -Recrea 


Sport and Recreation [Core function] - Recrea 


Sport and Recreation [Core function] - Recrea 


and Recreation [Core function) - Sports 


Sport and Recreation [Core function] - Sports 


Waste Management [Core function] - Solid Wa 


Waste Management [Core function] - Solid Wa 


Waste Management [Core function] - Solid Wa 
Road Transport [Core function] - Roads 


!*.; <• Ml • 

183147 

133142 _ 

133142 _ 

136181 


vvot 

_ 46 rl*at,r > 

9 /117-81-6006 
9/117-83-6007 
9/117-85-6008 
9/120-16-700 
9/122-132-6203 



MINIBUS X 1 

IDVX3 _ : 

PICK UP TRUCK-STRAY ANIMALS 
FURNITURE AND SMALL EQUIPMENT 


UPGRADING SPORT PACIUTITY-BONGOIE 
UPGRADING SPORT FACILTHTY-BONGOLE 
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2018/07/01 

CS 

2018/07/01 

CS 

2018/07/01 

CS 

2018/07/01 

CS 

2018/07/01 
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2018/07/01 
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2018/07/01 
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REFURBISHMENT OF WOOD CHALETS 


REHAB OF SPORTS FIELD LIGHTING 


_ 
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OLD NEW WASTE DI5POSAL SfTE-SOUD Wi 


ACQUISITION OF WHEEUE BINS 


ES2SnS3SGE3i32iSIZSuI35SI1325 E 





2018/07/01 

2018/07/01 


2018/07/01 

2018/07/01 


8/ 

8/ 

8/1 

Sfi 

8/1 

8/1 

8/1 
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2019/06/30 I All 

2019/06/30 Ail_ 

2019/06/30 Ah_ 

2019/06/30 4_ 

2019/06/30 M 


2019/06/30 
2019/06/30 
20 
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2019/06/30 

2019/06/30 


2019/06/30 

2019/06/30 
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_0 

0 

_0 

_0 

2500 
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_0 " 

0 

_0 ’ 
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Road Transport [Core function] - Roads _ 

Road Transport [Core function] -Roads _ 

Road Transport [Core function] -Roads _ 

Road Transport [Core function] - Roads 
Tra 

Road Transport [Core function) - Roads _ 

Road Transport [Core function] -Roads _ 

Transport [Core function] - Roads _ 

Road Transport [Core function] -Roads 
Tra 

Road Transport [Core function] -Roads _ 

Road Transport [Core function] -Roads 


Waste Water Management [Core function 


Waste Water Management (Core function 


Water Management [Core function] - Water Di 


Water Management [Core function] - Water D 


Water Management [Core function] - Water DI 


Water Management [Core function] - Water 01 


Water Management (Core function] - Water 01 


Water Management [Core function] - Water St 


Water Management [Core function] - Water St 


Water Management [Core function] - Water St 


Water Management [Core function] - Water St 


Electricity [Core functlonl -Electrki 


Electricity [Core function] - Electric 


Electricity [Core function] • Electrki 


Elect/kity [Core function] -Electrk 


Electricity ICore function] -Electric! 


Electricity [Core function) -Electric 
Water Management [Core function) - Water St 


Water Management [Core function] - Water St 


Sport and Recreation [Core function] - Recrea 


Sport and Recreation [Core function] -Recrea 


Sport and Recreation [Core function] - Recreat 


9/142-49-5997 


9/142-13-6001 


9/142-160-6002 


9/142-36-6003 



UPGRADING OF STORMWATER SYSTEMS 


PAVING OF STREETS 




TWO WAY RADIOS 


A1RCOHDTTIONERS 


SPEEDHUMPS 


DEPOT CONTAINERS 


JACKHAMMER 


M M II 


HYDROBLAST MACHINE 


REPtACE MAZDA RUSTIER LOV (CG 7359 


REPLACEMENT OF STORMWATER LINES-i 


CONSTRUCTION OF RETAINING WALL - RA 


CONSTRUCTION OF RETAINING WALL - RA 


UPGRADING WASTE WATER TREATMENT 


REHAB WASTE WATER PLANT-BIOlOGiCA 


BLOSSOMS PIPELINE 


BULK WATER SUPPLY 


TELEMETRY SYSTEM 


PIPE REPLACEMENT 


PIPE REPLACEMENT 


rsKt 


Melville Dam Inlet Towerr/ Upgrade / Re 


Rauberhelmer Dam Irrigation cannal/ U 
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2018/07/01 



Sport and Recreation [Core function] - Recreati 220281 
Planning and Development (Core function} - To 132132 
Planning and Development [Core functionl -To 132132 
Planning and Development [Core function] -To 132132 
Planning and Development [Core function] -To 132132 


9/170-91-6009 

9/170-156-6012 

9/170-88-6006 

9/175-180-5005 


9/175-181-5006 

9/180-110-5989 


9/380-117-5993 

9/1SO-182-5991 
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EQUIPMENT 


NEW HIGHMAST LIGHT 
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FENCING BRIDGTON SUBSTATION 
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217391 . 217391 


362318.83 

362318.83 
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PASSIVE SAMPUNG EQUIPMENT 

SOUND LEVEL METER _ 

OFFICE FURNITURE AND EQUIPMENT 


2018/07/01 
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